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Message Text 

CONFIDENTIAL 

PAGE 01 SINAI 00765 241605Z 
ACTION SSM-05 

INFO OCT-01 NEA-10 ISO-OO OC-06 CCO-OO DODE-OO PM-04 
CIAE-00 INR-07 NSAE-00 ACDA-07 /040W 

250413Z 079814/13 

R 241548Z MAR 77 
FM USMISSION SINAI 
TO SECSTATE WASHDC 2359 

CONFIDENTIAL SINAI 765 

FOR SSM 

E.O. 11652: GDS 

TAGS: ASEC 

SUBJECT: STATUS REPORT 
REF: A) STATE 64643, B) SINAI 736 

1 . PERIMETER SECURITY INSTALLATION IS ON SCHEDULE. 

A. SIX OF THE NINE E-FIELD SECTIONS ARE COMPLETED. OTHER THREE 
ARE 75 PERCENT DONE (WIRING, POSTS) AND SHOULD BE FINISHED MARCH 
25. 

B. ASSEMBLY OF TV PANELS AND READOUT DISPLAY FOR GUARD HOUSE 
IS ABOUT HALF DONE AND IS SCHEDULED FOR COMPLETION MARCH 29. 

C. THE CABLE INSTALLATION TO THE OP'S, TOWERS AND GUARD HOUSE 
IS DONE. 

D. NEXT STAGES WILL BE MOUNTING TV AND SPOTLIGHTS ON TOWERS 
(MARCH 25-26), INSTALLATION OF READOUT DISPLAY AT OP'S (27-31), 

AND SETTING OF SSCS (26 - 4/1). 

CONFIDENTIAL 

CONFIDENTIAL 

PAGE 02 SINAI 00765 241605Z 

2. WATER RO SYSTEM IS BEING DELAYED. 

A. PART OF CEMENT POURED WAS POOR QUALITY AND IT IS HAVING TO 
BE KEPT WET TO HARDEN SLOWLY. 

B. PORT STRIKE IN HAIFA IS DELAYING PICK UP OF WATER TANK AFTER 
SUCCESSFUL RESOLUTION OF CUSTOMS PROBLEM. 
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C. PLASTIC FITTINGS FOR PLUMBING FIXTURES HAVE BEEN SHIPPED 

BY AIR BUT HAVE NOT BEEN RECEIVED. ONE THREE-WAY VALVE HAS BEEN 
REORDERED. 

D. WORK ON PLUMBING MUST WAIT ON RECEIPT ALL PARTS. WATER HAS 

TO BE SHUT DOWN DURING INSTALLATION AND PIECEMEAL APPROACH WOULD 
DISRUPT CAMP FUNCTIONING. THORNE 


CONFIDENTIAL 


NNN 
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